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1. Introduction 

An order is hereby priced os performing 
for the Government the work i: set forth in which is attached 


hereto and hereby made a par’ haraof. 


Z. Divection to Proceed 
25X1A 
Except as otherwise oxpressly provided to the contrary herein, 
aes directed, upoa its acceptance of this order, to proceed 
imam tely to procure the necessary materiais, and to commence the 
performance of the work calle: for herein, and to pursue such work with 
all diligence to the end that the work will be accomplished. 


3. Contract Clauses Incorporated by Reference: 


{a) The provisicas of the contract clauses set forth in the 
following paragraphs of the Air. Force Procurement Instructions 
in effect on the date horeof and the additional clauses which are 
made a part of this Letter Contract in Exhibit "A" are hereby 
incorporated into this Letter Contract by reference with the same 
force and effect as though hereia set forth in full: 


7+403.1 (Definitions); 7-403.3 {Limitation of Cost); 7-403.4 
{Allowable Cost ind Payment); 7-403.5 (Inspection); 7-403.7 
(Records); 7-402. 8 (Subcontracts); 7-403.9 (Utilization of 
Small-Business “oncerns); 7-403,10 (Termination); 7-403.11 
- {Excusable Delays); 7-403.12 (Disputes); 7-403.13 (Notice 
and Assistance Regarding Patent Infringement); 7-403.14 
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(Buy American Act); 7-103. 15 (Genvict Labor); 7-403.16 
{Eight-Howr Law of 1912); 7-403.17 {Nondiserimination in 
Employment); 7-403. 18 {Officials Mot to Benefit); 7-403.15 
(Covenant Against Conti agent Fees}; 7-403. 20 (Patent Rights}; 
7-403.21 (Government Property); 70403. 22 (asurance 
LAability to Shird Pert me); 7-403.23 {Authorization aad 


pata); 7-404. i (Empleyment of Aliens); 7404.3 (Filing of 
Patent Applications); 7.404, 4 (heporting of Royalties); 
7-464.5 (Copyrights); 2404.7 (Dallitary Security Require- 
mente); 7-494. 8 (Walnn-Healey Public Contracts Act}: 
7404.9 (Grataities}: 7-405. 1 (Notice to the Goveramen 
of Labor Disputes). 


(>) Reference in 8ny of the clauses enumerated in {a) above 
to contract prices of adjustments in contract prices and delivery 
acheduies to the extent seach are aot specifically included in this 
Letter Contract, shail be ings licable, except that sny adjustments 
in amounts finally eye t: co ary °* in time of 

P by geck clauses, & be made either st 
termination claim or 
ecution of the 


rowrt at 
definitive contract contessplated ber ein. 


25X1A 
4. Provision for Delini izing Contract: 
25X1A 
By ceaptance hnoreof, it andertakes, without 
delay to enter s with the Government looking te the 


execation of & definitive contract which will include the clauses anurerated 
above and ail ether appliceble clauses then required by Federal Law, 
Executive order, and applicable Precurement Regulations to be included 

in contracts for work of the kine herein described. The definitive contract 
will also contain & detailed deiivory achedule and prices, terms and 
ceuditions as agreed to by the parties which may oF ™sy not be at variance 
with the provisions of thie order. It is expected that such definitive contract 
will be executed prior tot Nevenber 1956 aad will be & cost type. 


5, Authority te Obligete Funds, and Subcontracts: 


25X1A 


ae. act authorised to end or obligate, in further ~- 
ance of ite perto* hereunder, More a the ager seer’: 
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25X1A No contract, regardiess of the amount thereof, shall be made by al 25X1A 
| ee sere any other party ‘or furnishing any of the completed or 
substantially completed work herein called for, without the written 

approval of the Contracting Officer as to sources, 


&. Alterations: 


The following alteratinas of thin Letter Contract have been made 
prior to the execution of this cantract by parties her ato: 


(a) In reference AF PI clause 7-403,7 (Records), delete 
the words *Comptrelicr General of the United States" and 
substitute in lleu thersof ‘comptroller of the contracting 
Government Ageacy or hie authorised representative". 25X1A 

{b) Im reference AF PI clause 7~«403,20 (Patent Rights}, 
the wording ia amend«d te provides that EE gt ces 
te and dees grant te the Goverament all right, title and interest 
25X1A in and to each Subjec: Invention with no nonexclusive and 


royalty-free license to © practice any suci25X1A 
wording in (a}{i) ie acuended to provide that 


invention. 
weoainiiies * 

agrees te and dees grant to the Government ail right, ttle5X1A 
and interest in and ¢ all copyrightable materia? with no . 
royalty-free, nonexclusive and irrevocable license to ME 25x 1/ 
|g reproduce, translate, publish, use, and dispose 

of, all copyrightable material. firet produced or composed and 
delivered to the Government under this Contract by 


{ce} fn reference AF PI clacee 7-404, 5 


25X1A 


25X1A . 
7. eee accaptance of this order will be indicated 
by affining ite signature te thu: original and two copies thereof and returning 


the original and one executed copies ts the Contracting Officer not later 
than 24 September 1956. Suca acceptance will constitute this order a 
contract on the terrns set forth herein. 25X1A 


THE UNITED STATES OF AMERICA 


BY 
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25X1A {Acceptance of Contract No P| 


iob 


ACCEPTED : _ _1956 


25X1A 


Approved For Release 2001/04/02 : CIA-RDP81B00878R000400200010-0 


25X1/A 


25X1A | 


~~ Approved For Release 2001/04/02 : CIA-RDP81B00878R000400200010-0 


Lary 
Fa meee 
ey 


“atter Caentract ». 


‘ee Lat 


&. The Contractor shall make a preliviaary atidy of certein epeci«l 
eyetems for prodsacing electromagnetic reéiation; review the etate of the 
art and datermine the probable effect ef -hongwe in certain variablee on 
the oneration of gugh syatema; exemins tie foasability of bringing sbecat 
predetermined changen in the weriables invelvwed end saggest lines cf approech 
for tha development of means for actomplishing sath changes, 


B The Gontrestor shall perform euc. additional work related ta 4 above, 
ag the Contracting Officer say from tin:-te-time request end the Contractor 
agree to perform, 


The Contractor ehell be entitled t) progress payments hereunder besed 25X1A 
upon appropriate stetementa indicating coets incurred in hehelf of the pro-~ 
geot. Such invoices shall be authenticated 


The period of performance hereunier siuill commence 1 Jaly 1956 and shall 
be completed on 31 Decerber 1956, unises Zurther extended by appropriste amend- 
ment to thie Letter Contract or tae iafiritive contract which will replece this 
Letter Contrast, 


4, 


Indireet costes (overhend) to be applied to direct labor under thie Letter 
Contraet shall be in accordance with thu princivles and policies negotiated 
between ead the cognigent audit ser- 
vice of TAP Depercment ¢ a2O0nee oF Gaealer Contract work, 


Se 


The Contractor ahall not reva:i (i) tae specific nature or eny dstiile of 
the work being performed hereunde: or (11) any information whatacever with res- 
pect to the department of the Government sponscring thie contract and the work 
thereunder except aa the Contrector is permitted or directed to reves! such in- 
formation by the Contraating Offiver or ais duly authorized representative for 
security matters, 
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sedit of coats hereander shel! be by the cognizant military audit 
agency, im accordance with security veqairensnts which shell be agreed 
pom between the Centreator and the Contracting Officer, 
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